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LIMITED OFFICIAL USE 
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12 

ACTION AF-06 

INFO OCT-01 ISO-OO OC-05 CCO-OO FBO-02 A-01 SY-05 /020 W 

014356 

PR 170818Z OTT75 
FM AMEMBASSY PRETORIA 
TO SECSTATE WASHDC PRIORITY 2924 
INFO AMCONSUL IOHANNESBURG 
AMEMBASSY NAIROBI 


LIMITED OFFICIAL USE PRETORIA 3941 

FOR KRYZA AF/EX AND LOCHMILLER OC/AF 
NAIROBI FOR RCO 

E.O. 11652: N/A 

TAGS: ABLD, ASEC, ACOM 

SUB J : NEW OB JOHANNESBURG 

REF: PRETORIA 3661 

1. RECEIVED FOLLOWING ESTIMATES FOR CONSTRUCTION AND OTHER 
ITEMS IN NEW OB: 

A. EXTRA PARTITIONING AND DOORS R 1,200 

B. MISC. ELECTRICAL WORK R 417 

C. RELOCATING DUCTING IN CEILING SPACE OF VAULT R 4,295 
AREA. 

D. PLUMBING (BASIN AND W.C. IN VAULT; BASIN AND R 4,115 
WC IN OFFICE SPACE; SINK AND GEYSER IN KITCHEN). 

E. VAULT WALL CONSTRUCTION AND BRICK WALL 

FOR SECURE AREA. R 7,218 


R 17,245 
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AT PRESENT RATE OF EXCHANGE (R1 EQUALS $1,152 TOTAL 
IS $19,866. 

2. ADDITIONAL ITEMS WILL BE CONSTRUCTION OF COUNTER IN RECEPTION 
AREA; INSTALLATION OF THREE EXTERNAL SECURITY GRILLS; AND MOVING 
COSTS. 

3. VAULT DOOR SHOULD BE ORDERED NOW. ASSUME EXACT DIMENSIONS 
FOR OPENING IN VAULT WALL AND SWING OF DOOR WILL BE ON DRAWINGS 
NOW BEING PREPARED. CONTRACTOR READY TO START CONSTRUCTION AND 
DRAWINGS FOR VAULT AREA ARE NEEDED SOONEST. AS PER PREVIOUS 
DISCUSSIONS. CONTRACTOR TENTATIVELY PLANS CONSTRUCT HOLLOW 
BLOCK WALLS 230 MM FILLED TO SY SPECIFICATIONS (I.E. REINFORCED 
CONCRETE BOTH WAYS). AS PREVIOUSLY REPORTED CONSTRUCTION 
INDUSTRY GOES ON HOLIDAY FROM DECEMBER 6 TO FIRST WEEK IN 
JANUARY. 

4. NOW THAT ESTIMATES HAVE BEEN RECEIVED PLAN SIGN LEASE ON 
MONDAY, OCTOBER 20. REQUEST AUTHORIZATION FOR EXPENDITURES 
OUTLINED PARAGRAPH ONE. 

BOWDLER 


LIMITED OFFICIAL USE 


NNN 


*** Current Handling Restrictions *** n/a 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 OCT 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: woolflhd 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975PRETOR03941 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: D750360-0796 
From: PRETORIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 9751 098/aaaagujl. tel 

Line Count: 87 

Locator: TEXT ON MICROFILM, TEXT ON-LINE 
Office: ACTION AF 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: 75 PRETORIA 3661 

Review Action: RELEASED, APPROVED 

Review Authority: woolflhd 

Review Comment: n/a 

Review Content Flags: 

Review Date: 27 AUG 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <27 AUG 2003 by BoyleJA>; APPROVED <12 DEC 2003 by woolflhd> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> srp 971015 

Subject: NEW OB JOHANNESBURG 

TAGS: ABLD, ACOM, ASEC 

To: STATE INFO JOHANNESBURG 

NAIROBI 
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